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SU&JSCTi *«*• FBia Monitoring ttettw fro« Portland, Oregon, 

be ami* , California 


1* Soope of Frojeot 

PBXS iMim to am Its pro Mat foreign broadcast Monitoring 
station la P*rtlui, Or*|*a, to Bo soda, Ban Fernando Talley, California. 
This Monitoring station is dosi^od to iatoreept primarily shortwave 
broadoasto frost Latin Morion, Busaia, China, India and othor oouatrios 
in too Far Boot* The proposod aoro is necessary for tbs following 
roaaonst (a) nil is oeenpyiag propsrty of tbs Federal Co—mioations 
Coaaission nhiob tbs Cn mission would libs to obtain for Its own moos 
as soon as possiblof (b) for PBXS purposos, aoro farorabls roooptioa 
son bo obtaiaod fartbor ooutn oa tho Vast Coast* (s) a sito with 
buildings ospaoially Assigned for radio roooptioa bao boon looatod at 
Roooda shioh radio tosts indioato is far superier to tbs prssont Portr 
land oito* and (d) it sill bo possible to ooasolidata tbo entire opera¬ 
tion under one roof and obtain optima physical efficiency. 

2. Urgency of Completion 

Tho proposed oito should bo l oa o od as sooa ns passibis in ardor 
that tbs noosssary antenna polos son be erected before the beginning 
of the rainy season in Southern California. If those poles are not 
installed before tho ground boeoass a quagmire of aid, tbo develop- 
asnt of this project will be bo delayed by approsiaatoly throe Months. 

3. Typo of Funds acquired 

Toashorod 

4. Estimated Cost 

a* Muaber of Personnel 

(1) Transfer of entire staff fro* Portland to tho new 
loeatioa at Beeeda with no increase in the existing 
payroll* There are *6 employees involved with a 
total annual payroll of 4160,000. 

b. Bow oonstruotion additions to present buildings and 
erection of antennas. The survey c o d e by the Army 
engineers estimates this cost at approximately 4130,000. 
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C. Special Equipment 

(1) BeoeIvors, recorders, transoriOers and other fittings 

for a radio reoeiving station will have to bo purchased* 
lee equipment of this type would have to be obtained if 
FB1S remained in Portland, however, das to serious 
deterioration as a result of five years* use* Bstieated 
cost |40,000* 

d* Travel 

(1) Trip of CIO representatives to negotiate the lease of 
the site* Approximate oost ybOO* 

(2) Transfer of personnel end equipment from Portland to 
Reseda at approximate cost of $10,000* 

s • Cni—inloatlons 

(1) Approximately $7,BOO will be saved by means of re* 

arranging eomauni sat leas facilities between Washington 
and the test Coast* This will reduoe the FBIC annual 
expenditure for this portion of its oommonioation net¬ 
work from 440,000 to 442,400* 

f. FdlS rental on Reseda location per year <7,200. 

g* Operational Supplies 

(l) Offioe supplies end replacement parts for radio 
equipment estimated cost per year 4b,000* 

h* Summary of Costa 

(1) Cost of move 4180,000 

(2) Annual operating expenses 4229,700 

The annual operating expenses at nsssda will be 44,500 less 

taan present costs at Portland* 

6. Advantages of transferring to Reseda, California! 

a* Greatly improved reception »ita more oonpreneusive coverage at 

increased efficiency. 

b* Slightly less overall operating expenses on an annual basis* 
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